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Eastman Kodak Company 
Rochester, New York 

Gentlemen : 

1. In accordance with the provisions of Contract No. EG-400 
and effective upon your acceptance hereof, you are authorized to 
proceed with the performance of this Task Order No. 12 to said 
contract. 


2. The scope of work to he performed under this Task Order 
and such additional provisions as may he applicable are set forth 
in the attached Schedule. 
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3 . ESTIMATED COST AND FIXED -FEE 
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a. The estimated cost of the -performance of this Task Order, 
exclusive of the the fixed-fee, is 


cost m excess ox unis 


amount shall not he incurred without the prior written authorization 
of the Contracting Officer. 
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4. The period of performance of this Task Order shall expire 
on 15 August 1964; however, said period of performance may he extended 
hy mutual agreement. 
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5 . Upon execution of all copies of this Task Order No. 12 please 
return the original and one copy to the undersigned and retain the 
remaining copy for your files . 


ACKNOWLEDGED AND ACCEPTED 
25X1 A. . , vfl.q'PMfliff wo-nflw nnMPfliw &_ 


Very truly yours. 



DATE 24 March 1964 
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SCHEDULE 


the 
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are incorporated into and m ade a part of this task order by reSr“ce: 


PAR 
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13 - Frame -by-Frame Exposure Control Printer 
Anticipatory Cost Date, 1 July 1963 
Estimated Compl etion Date 17 April 1964 
Estimated Price 1 
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PAR 17 - Bidirectional Reprint Printer. 

Anticipatory Cost Date, 1 July 1963. 
Estimated Completion Date, 30 June .1064 
Estimated Pried ^ 


PAR 18 - Experimental Color Printer 

Anticipatory Cost Date, 1 July 1963. 
Estimated Comp letion Date. 30 June 1964. 
Estimated PricJ ' 
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PAR 22 - Trenton Recording and Automatic Warning Device 

Anticipatory Cost Date, 1 July 1963. _ 
Completion Date 17 Janua.rv 1 0 6I1 v_ < 
Estimated Price f ^ 



PAR 40 


T C °“ versiorl Grafton to Color and Black and 
White Reversal (Experimental) . 

Anticipatory Cost Date, 3 August 1963 
Completion Date 17 January 1964. 

Estimated Prit| | 
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PAR 4l - Conversion of Spelt ron to Color Processor (Experimental). 

Anticipatory Cost Date, 3 August 1963. _ 

Estimated Completion Date, 30 June 1Q64. C° . , 

Estimated Price! | ^ 


Anticipatory Costs -- All costs which have been incurred on or 

thi oL V ^ 1C1 f T atory dates stated above and prior to the signing of 
° rder No - 12 ^ ^ which if incurred after the signing o? 

will he a, ° rd ! r , WOuld have been considered as allowable costs hereunder 
will be accepted as cost under this Task Order. nereunuer 
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